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The    Honorable  John   F.X.    Davoren 

Secretary  of  State 

State   House 

Boston ,    Massachusetts 

Dear  Mr.    Secretary: 

Under  the  provisions  of  the  General    Laws,    Chapter  30,    Section  37, 
I   enclose   herewith  for  filing  an  attested   copy  of  a   regulation  entitled: 
Regulations  Under  Massachusetts   Environnnental   Policy  Act  for   Local 
Housing  Authorities  and  the   Departnnent  of  Community  Affairs  with   re- 
spect to   State-Aided   Public   Housing. 

This  action   is  taken   in  the  exercise   of  powers  conferred  upon   nne 
under  the   provisions  of  the  General    Laws,    Chapter  30,    Section  62. 

These  regulations  have  been  approved  by  the  Secretary  of  Environ- 
mental Affairs  as  provided  for  in  the  General  Laws,  Chapter  30,  Section 
62. 

Under  the   provisions  of  the  General    Laws,    Chapter  30A,    Section  3, 
the   Executive  Office   of  Communities  and   Development  has  given  adequate 
notice   and  afforded   interested  persons  an  opportunity  to  present  data, 
views,    or  argunnents   on  June   25,    1974. 


Approved   under  the   provisions   of 
G.L.    c.    30,    s.    62. 
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CHARLES    H.W.    FOSTER 
Secretary  of  Environmental  Affairs 
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Sincerely, 


THOMAS   1.    ATRlNS 
Secretary  for  Communities 
and   Development 
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1  .  GENERAL    PROVISIONS 

1  . 1  Authority 

These    regulations   are   promulgated  by  the   Secretary  of  the   Executive 
Office   of  Comnnunities   and    Developnnent  pursuant  to  the   authority  granted 
by  Section   62   of  Chapter  30  of  the  General    Laws. 

1  .2  Applicability 

These    regulations   are   applicable   to  the   Department  of  Community 
Affairs    in   its    review,    approval   or  development  of  state-aided   housing 
projects  undertaken  pursuant  to  G.L.    Chapter   121B,    and   to   local   housing 
authorities   seeking   state   approval   of  such   projects.      The    Department  of 
Community  Affairs   shall    not  approve,    nor  by  itself  or   in   concert  with 
local   housing  authorities   implement,    such  projects  except  in  accordance 
with  the  provisions   of  these    regulations. 

1  .3  Purpose   of  these   Regulations  ^ 

These    regulations  are   pronnulgated   to   create   a  unifornn  system  for 

the    reporting   of  environmental    information,    including    the   preparation   of 

environmental   impact  reports,    which  nneets   the    requirements   of  the   statute 

and    is   consistent  with    regulations  promulgated   by  the   Executive   Office   of 

Environmental  Affairs. 

1  .4  Relationship   of  General    Laws   Chapter  30,    Section   61    to   Chapter  30, 

Section   62 

A.      Meaning   of  Chapter  30,    section   61    Massachusetts  General    Laws, 

Chapter  30.      Section   61    requires   all   agencies   of  the   Commonwealth   to 

review  and      evaluate      all   of     their     activities,      to      determine 
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potentially  adverse    impacts   on   the   natural   environment  of  such 
activities,    and   to  use    "all   practicable   nneans  and   nneasures  to 
minimize   damage  to  the   environnnent."      The   statute  defines 
"dannage   to   the   environment"    as   significant  actual   or  probable 
destruction,    damage   or   impairment  to   the   natural    resources 
and   historic   sites   of  the    Commonwealth,    and   gives  exannples   of 
what  types  of  dannage   are    included.      The   statute   contains  a   re- 
quirement that  all   statutes  of  the   Commonwealth   "shall   be   in- 
terpreted  and   administered   so   as   to   mininnize   and   prevent  damage 
to  the  environment." 

Chapter  30,    section   61    is   thus  a   requirement  that  agencies 
shall   consider  the   innpact  on  the  environment  of  all   their  activities 
and   that  they  shall   use   all   feasible   means  to   nninimize  or  avoid 
damage   to  the  environment.      In  addition,    it  specifically  states 
that  all   agency  decisions  shall   include  findings  which  describe   en- 
vironmental  impact  and  state   that  all  feasible   measures  have   been 
taken  to  avoid  or  nninimize   adverse   innpact. 

B.      Relationship   of  Chapter  30,    section   61    to   Chapter  30, 
section   62 . 

Chapter  30,    section   61    requires  all   agencies  to    review  and 
evaluate   all   of  their  activities   so   that  they  can   describe   environ- 
nnental    impact  and   further   requires   them   to  avoid   or  minimize   that 
innpact.      Chapter  30,    section   62    requires  the   establishment  of  a 
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system  for  writing   and    reviewing   environmental    impact   reports.      The 
evaluation   by   Chapter  30,    section   61    will    be    contained   in   the    impact 
report  and   the    required  findings   shall    be   based   on   that   report,    al- 
though  the   findings   are    not  part  of  the    report   itself.      Chapter  30, 
section   61    shall    thus   be   viewed   as   the    last  step  of  a  process  designed 
to   lead   to   the   full   disclosure   of  environnnental    impact  through  the   Chap- 
ter 30,    section   62   procedures   and   then   to  the   actual    avoidance   or  nnini- 
nnizing   of  adverse   environmental    impact  by  decisions   nnade    in   connpliance 
with   Chapter  30,    section   61  .      Section   61    sets   the   environmental   stand- 
ards  for  agency  decisions,    the   section   62   process  will   provide   the    evi- 
dence for  such  decisions. 
1  .5  Purpose   of  the    Procedure  , 

The   Environmental   Data   Fornn   (EDF)    Parts   I   and   II   of  the   EOCD 
and   EAF   of  the   Secretary  are   to   be   used   to  determine  whether  a  par- 
ticular housing   project  is  one  which  nnay  cause   environmental  damage 
for  which  an   environnnental    impact   report  shall   be   prepared.      The    En- 
vironmental  Impact  Report  (EIR)   is  a  docunnent  which,    when   prepared 
and   circulated  according   to   these    regulations,    will   fully   inform   decision- 
nnakers   and   the   general   public   of  the   environmental   effects   of  a   particular 
project  which   is   proposed   by  the    LHA  and  which  will   come   before   the 
DCA  for  approval.      It  should   be   prepared   as  early   in   the   planning   stage 
as   possible,    and   should   be   used   by  the    LHA   itself  in  weighing   alternatives 
and   making  decisions  with    respect  to   the   project.      An   environmental    inn- 
pact   report  should   not  be  used   to  justify  or  support  decisions  which   have 


Page   four 
already   been   made.      Indications   of  adverse   environmental    impact 
appearing   in   the    report  do  not  in   themselves    require   that  a  proposed  ^ 

project  be    halted,    nor  does   the   absence   of  such   indication   guarantee 
subsequent  approval. 

2.  DEFINITIONS 

2<-1  "Annendnnent" ,    any  change   to   an  approved   new   construction   housing   project. 

2.2  "Days",    calendar  days;   provided,    that  in  comiputing   time   periods,    such 
periods   shall   exclude   the   day  of  the   event  which  starts   the  period    running 
and  further  provided   that  if  the    last  day  of  a  period   falls   on   a  Saturday, 
Sunday  or  a  legal   holiday,    such  period   shall   be   extended   to   the   end  of 
the  next  business  day. 

2.3  "DCA",    the   Department  of  Community  Affairs. 

2.4  "EAF",    the   Environmental  Assessment  Fomn   appearing   as  Appendix  A  'l^r 
to   the   Regulations   to   Create  a  Uniform  System  for  the    Preparation  of 
Environmental   Impact  Reports,    promulgated   by  the   Secretary  of  En- 
vironmental Affairs,    June   29,    1973,    as   it  may  be   from   time   to   time 
amended  by  the   Secretary  of  Envi ronnnental  Affairs. 

2.5  "EDF   I,    EDF   11"    -     the   Environmental   Data    Form   I    and  II   (see  Ap- 
pendix A   and    B). 

2.6  "EIR",    Environmental    Innpact  Report. 

2.7  "Envi ronnnental  Impact",  any  significant  benefit  or  damage  to,  or  im- 
pairnnent  of  the  natural  resources  of  the  connmonwealth,  as  defined  in 
Chapter  30,    section   61    of  the  General    Laws. 
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2.8  "EOCD",    Secretary  of  the   Executive   Office   of  Communities  and 
Developnnent. 

2.9  "LHA",    a   local    housing  authority,    created  under  Chapter   121B,    section 
3;   a   regional    housing   authority  created   by  special    law  or  under  Chapter 
121B,    section   3A   or  any  other  legally  constituted   agency  with  the    powers 
of  a   local    housing   authority,    including   the   DCA. 

2.10  "Project",    any  state-aided   new  construction   housing  project,    undertaken 
under  the   provisions   of  Chapter   121B,    sections   31     or     39   -  41  . 

2.11  "Secretary",    Secretary  of  the    Executive   Office   of  Environmental  Affairs. 

2.12  "Significant",    significance   should  be  determined  according   to   the   mag- 
nitude of  an   Inapact  and   its  probability  of  occurring.      Improbable  events 
may,    for  examiple,    be  significant  if  the  magnitude   of  the   possible  effect 
is  sufficiently  Innportant.      Small   Impacts  can  have  a  cumulative   effect 
which  is  significant.      Irreversibility,    effect  on   nnan,    degree   of  change, 
and  duration  of  Innpact  are  all  factors  which  are    relevant  in  determining 
significance. 

3 .  ENVIRONMENTAL  ASSESSMENT   FORM,    ENVIRONMENTAL   DATA    FORM 

3. 1  Preparation   of  Environmental    Data   Forms 

A.      In  order  to  determine  whether  a   project.    In   each   of  Its   contenn- 
plated   alternative   forms,    nnay  cause   damage   to   the   environment,    the 
LHA   shall    connplete   the   Environmental    Data   Fornn   I   as   early   in   the 
initial   survey  and   planning   phase   as   possible.      The    Environmental   Data 
Form   I    shall    be   filled   out  for  each  of  the   sites  under  consideration  and 
these   shall   be   prepared  and   submitted   to  the   Department  as   a  part  of  a 
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Part  I   Application.      The    Environmental   Data   Form   II   shall   be   pre- 
pared  by  the    LHA   and   submitted   to  the   DCA  as  a   part  of  the    Part   II 
Application.      The    LHA   shall    include    in  this   subnnission    responses   to  any 
questions  which  were   not  fully  addressed    in   the    Environmental    Data   Form 
I,    and   connments    regarding   any  changes  or   reassessments    in   environ- 
mental  considerations  which   nnay  have   occurred   subsequent  to  submission 
of  the   Environmental   Data   Form   I. 

B.  If  an   EDF  I   and   II   have    been  submitted   indicating   that  a  draft 
EIR  will   be   filed  for  the   project,    and   the   project  is   subsequently  dis- 
approved at  the   local    level,    or  if  for  any  other   reason   the   project  will 
not  proceed,    the    LHA   shall   notify  the   DCA    in  writing,    with  a  copy   to 
the   EOCD  and   the   Secretary,    of  such  decision. 

C.  If  during   the   planning   period   and   after  a   negative   assessment 
has   been  filed  for  the   project,    the   project  is  annended   so   that  it  may 
cause  additional    environmental    innpact,    a   new   EDF   I   and    II   shall   be 
subnnitted  and   the   project  shall   be    re-evaluated. 

D.  Subsequent  to  project  approval,    the    LHA   shall    notify  the   DCA 
of  all   proposed   project  amendments   and   shall   submit  information  sum- 
nnarizing   the   specific   changes   to  the   project,    the    reasons  for  the   pro- 
posed changes,    and  whether  the   amendnnent  may  cause   any  adverse   en- 
vironmental   impact,    including    impacts   different  than   or   in   addition   to 
those  which   may  have   been    reported  as  a  part  of  the   original   project 
approval,    sufficient  to  warrant  the   submission   of  an   EDF   I   and   II.      If 
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the    LHA  decides  to  prepare   an   EDF  I    and   II,    work  on   It  shall   begin 
imnnediately.      If  the    LHA  decides   that  an   EDF   I   and   II    is   not  neces- 
■  sary,    the   DCA  shall  within   ten  days  following   the    receipt  of  a  proposed 
project  annendment  issue   a  written  statement  to  the    LHA   indicating 
whether  or  not  an   EDF   I   and    II   shall   be   submitted  with    respect  to   the 
possible  environmental   innpact  of  the  proposed  amendment.      Failure   to 
act  within   such  ten  days   shall    be   of  the   sanne   effect  as   concurring    in 
the    Lf-LA   decision   not  to   submit  an   EDF  I    and   II. 

If  the   DCA   concurs   in  a  decision   by  the    LHA    not  to  submit  an 
EDF   I   and   II   with    respect  to   the   amendment,    the    responsibilities   of 
the    LHA  and   the   DCA  under  Chapter  30,    sections   61    and   62   shall   have 
been  fulfilled,    unless  otherwise   decided  by  EOCD. 

After  an   EDF  I   and   II    is    required   by  the    DCA   or  EOCD   or   reconn- 
nnended    initially  by  the    LHA  the   procedures   for  submission  and   approval 
of  the    EDF  I    and   II   and   subsequent  documents  shall   be   identical   to   that 
for  the   project  itself. 
3.2  Submission 

A.      The    LHA   shall   submit  a   completed   EDF   I   and   II   to   the   DCA. 
If  the  LHA    concludes   that  a  draft  EIR   shall   be   prepared  for  the   proposed 
project  or  amendment,    the   DCA   shall   send   the    EDF   I   and   II,    and    its 
EAF   to   the   EOCD   and   the   Secretary.      The    DCA   shall   prepare   the   EAF 
from   information   made   available    in   the    EDF   I    and   II   and   from   its    in- 
dependent evaluation  of  the  project. 
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B.  Even   though  the    LHA   concludes   that  no  draft  EIR   shall    be 
prepared  for  a  proposed   project  or  annendnnent,    the   DCA   may   require 
the   preparation   of  an   EIR   for  such  project  or  annendnnent.      The   DCA 
shall   issue,    if  possible,    within  fifteen  days  following   the    receipt  of  the 
EDF   I   and   II,    a  written   statennent  to   the    LHA    indicating  whether  an   EIR 
shall   be    required.      In   the   event  that  the   DCA    requires   an   EIR,    it  shall 
at  the   same   time   notify  the    EOCD   and   the   Secretary  of  its  decision, 
sending   to   each  a   copy  of  the    EDF   I   and   II    and   the    EAF.      The    DCA 
shall   prepare   the    EAF  from   infornnation   nnade   available    in   the    EDF  I 
and   II,    and  fronn   its    independent  evaluation   of  the   project.      If  the    DCA 
concurs   in   the   decision   of  the    LHA   not  to   prepare   an   EIR,    or   recom- 
nnendsthat  an   EIR   not  be   prepared   even  though   the    LHA   has   concluded 
to  the   contrary,    it  shall   submit  the   EDF  I   and   II   and  the   EAF  which 

it  shall    have   prepared,    and   any  comnnents   to  the   EOCD  upon   notifying 
the    LHA. 

C.  Even   though   the    LHA   and   DCA   have   concluded   that  no   draft 
EIR   shall    be   prepared  for  a  proposed   project  or  annendnnent,    the   EOCD 
nnay    require   the   preparation  of  an   EIR   on   the   project  or  annendnnent. 
Within   ten   days   following   the    receipt  of  the   EDF   I   and   II   and   the    EAF 
from   the    DCA,    the   EOCD   shall    issue   a  written   statement  to   the    LHA 
and   DCA    indicating  whether  an   EIR   shall    be    required.       Failure   to   act 
within  such  ten  days  shall   be   of  the   same   effect  as   concurring    in   the 
DCA   decision   not   to   prepare   an    EIR. 
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If  the    EOCD    requires   an   EIR   or  concurs   in  the   decision   of  the 
LHA   and/or  DCA   not  to  prepare   an   EIR,    it  shall    notify  the   Secretary 
of  its  decision  and   shall    submit  an   EAF  and   any  cunnulative    comnnents 
to   the   Secretary. 

D.  Even   though   the    LHA,    DCA,    and   EOCD   have   concluded   that  no 
EIR   shall   be   prepared  for  a  proposed   project  or  amendment,    the   nega- 
tive  EAF  shall   be   submitted  to  the   Secretary.      The   EOCD   shall   notify 
the   DCA  of  a  submission   to   the   Secretary  of  an   EAF  which   concludes 
that  a  project  will   not  cause   significant  environmental   damage  (a  Nega- 
tive Assessment).      Upon   notification,    the    DCA  shall   distribute   copies   of 
the   EAF   to  those    reviewing   agencies,    departnnents,    boards,    connmissions, 
divisions  or  authorities   designated   by  the   Secretary  as   having  jurisdiction 
by  law  or  special  expertise  with   respect  to  any  environmental   impact  in- 
volved. See      Regulations   to  Create  a  Uniform  System  for 
the   Preparation  of  Environmental   Impact  Reports,    pronnulgated  by  the 
Secretary,    June   29,    1973,    as   it  may  from   tinne   to  time   be   amended   by 
the  Secretary. 

E.  Public   notice   of  the   submission   of  such  a   Negative    EAF   or   the 
submission  of  an   EAF   indicating   that  an   EIR   will   be    prepared   shall   be 
given  under  the   provisions  of  Regulation   5.3.      The    DCA  shall   nnake 
copies   of  such   EAF's   available   to  the   general   public  upon    request  and 
nnay  charge   the   public  for  the   cost  of   reproduction  of  such  copies. 
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F.      Reviewing   agencies  and   interested   members   of  the   public 
shall   submit  any  comments  within    1 5  days  following   publication  of  the  T^ 

notice   of  subnnission   of  such   EAF's,    under  the   provisions   of  Section   5.3. 
Following   this    15   day  period,    but  in  any  case  within   20   days   after  the 
publication   of  notice,    the   Secretary  shall    issue   a  written   statement  in- 
dicating whether  or  not,    in   his  judgment,    the    Negative    EAF  adequately 
and   properly  connplies  with   the   provisions   of  Chapter  30,    sec- 
tion 62.      Failure   to  act  within  such   twenty-day  period   shall   be   of  the 
sanne   effect  as   the   approval  of  the   Secretary.       Notwithstanding   the   above 
provisions,    the   Secretary  may,    at  any  point  following   the    receipt  of  an 
EAF  and   prior    to   the   expiration   of  the   twenty-day  period,    issue   a   state- 
ment that  a   Negative    EAF  does   not,    in  his  judgment,    adequately  and 
properly  comply  with  the   provisions  of  Chapter  30,    section  62.  ^ 

4.     ENVIRONMENTAL  IMPACT  REPORT 

4.1  Procedures 

A.      Subsequent  to  a  decision   to  prepare   an   EIR,    the   DCA   shall    meet 
with  the    LHA  and   develop  a  nnutually  acceptable  work  plan  for  the   pre- 
paration of  the    EIR.      The  work  plan  shall    include,    but  not  be   linnited   to, 
the  following:       1)   assignment  of  technical   assistance    responsibilities   to 
the   DCA  for  general   environmental   topics;   2)  assignment  of  responsibilities 
to   the    LHA  and   consultants,    if  any,    to   be   contracted   by  the    LHA;    3)   cost 
estinnates;    and  4)  a  timetable   and   procedures  for  preparation  and    review 
of  various   phases   of  the    EIR. 
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B.  The    LHA   shall   prepare    the   environmental    impact   report  in 
accordance  with   the    requirements   of  these    regulations  during   the   planning 
phase   of  the   project.      It  shall   also   be    the    responsibility  of  the    LHA   to 
undertake   or  arrange   for  all   surveys,    studies,    or  tests   needed   in  order 
to   prepare    the    report. 

C.  In   order  to  achieve   the   greatest  involvennent  of  local   personnel 
and   decision-nnakers    in   the   assessmient  and   consideration   of  environmental 
impact,    the    LHA  shall   use    its   own   fuU-tinne   staff  as    much  as   possible    in 
the   preparation   of  the    report.      Where   the    LHA  concludes   that  it  does   not 
possess   skill   or  nnanpower  sufficient  to  prepare   all,    or  sonne  aspects   of, 
an   adequate    report,  the   use   of  a   qualified   consultant  is   encouraged.      The 
nanne   of  such   consultant  and  statennent  of  his  qualifications   by  professional 
training   and   experience    shall   be   submitted   to   DCA  and   the   Secretary  for 
their  approval.      In   addition,    the   approval   of  the    DCA  will    be    required 
before   a  contract  for  consultant  services   may  be   entered    into   by  the    LHA. 
Consultant  fees  and   all    costs   directly  associated  with   the    EIR   preparation 
shall   be    included  as   a  part  of  the   total   project  development  cost.      Re- 
gulations  pertaining   to   equal   employmient  opportunity  shall    be   connplied 
with   in   the   selection   of  consultants. 

D.       The    LHA   is  urged   to   adopt  internal   procedures   to   insure   that 
the   preparation  of  impact   reports  will    be   orderly,    efficient  and  effective. 
4.2  Contents 

The   depth  and   level    of  analysis    throughout  the    report  should   be   conn- 
mensurate   with  the    magnitude    of  the   project,    the   availability  of  alternative 
methods   to    reduce    innpact,    and   the   extent  to  which  detailed  analysis  would 
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help   to    resolve  uncertainty  about  the   environmental    impacts. 

The   environmental    impact   report  shall   contain   the   following   parts: 

part  I.  A   copy  of  tha   completed   Environnmental 

Assessment  Form  and   EDF   I  and   II. 
Part  II.         Summary  Sheet 

There   shall  be  a  sunnmary  sheet,    written   in   clear 

end  non-technical    language,    which  shall   contain; 

A.  the   name  of  the   project; 

B.  any  applicable  state  or  federal   identification 
number; 

"  C.     the  name  of  the  LHA    preparing   the    report; 

D.  the   date  that  the   report  was  submitted   to  the 
DCA,    EOCD,    and  Secretary  (to^  be  filled   in  by 
the   Departnnent); 

E.  an   indication  as  to  whether  the   report  is  a 
draft  or  a  final   report; 

Fo     a  brief  description  of  the  project,    including   in— 
fornnation  on  which  counties  and   municipalities 
are  particularly  involved; 

O.     a.  sumnaary.  of  the  major  benefits,    costs,    arid 
environmental   innpact  of  the  project  and  its 
alternatives; 

H.     _a  sumnnary  of  the  measures  which  will  have 

been  or  will  be   taken  to  avoid  or  minimize  ad- 
verse  environmental   impact. 


» 
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Part  III-  Description  of  the    Project 

This   part  should  discuss   the   nature   and 
extent  of  the  proposed  work  and   shall 
contain  the  following   parts: 

A.  the   objectives  of  the   project,    and  a 
specific  discussion   of  the   benefits 
of  the  project; 

B.  the  proposed   project  activitlesj 

C.  a  general  description  of  the   pro- 
ject's characteristics  (e.g.,    size, 
dollar  cost,    location,    etc.).      The 
location  of  a  proposed  project  should 
be   indicated  on  a  detailed   map,    arid 
an  8^1/2"   X   11  ".portion  of  a  7-1/2 
minute  U.S.G.S,    topographic  quad- 
rangle map,   where   appropriate; 

D.     an  approximate   timetable  for  the 

project; 
E*     the   method(s)   of  construction. 
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Part  IV.  ■  A  description  of  the   natural   environ- 

msnt  of  the  area  likely  to   be   affected 
by  the   proposed   project.      This   part 
should  describe  -the   envLronmentaX   sur- 
roundings as  they  exist  before   the   pro- 
ject is  commenced.      The  economic, 
physical,    and  social   characteristics, 
both  of  the  immediate  area  of  the  pro- 
ject and  of  the   surrounding   region, 
should  be  described.      Any   rare  or' 
unique   aspects  of  the  area  that  might 
not  be  common  to  otheh  "similar  areas  f 

within  the  Commonwealth  shall  be  spB" 
cifically  itemized.      All  applicable   en- 
vironmental  regulatory  requirements  shall 
be  described. 
Part  V.  Alternatives   to   the   proposed   project.    Alter- 

natives to  the   proposed  action   must  be .  listed 
Eind  the   major  benefits   and  costs  of  each  de- 
scribed.     The   alternatives  shall  be.  evaluated 
giving  primary  consideration  to  the  nn.andate 
of  Chapter  30,  section  61,   that  agencies  use 
all  feasible  means  and  measures  to  n:>inim.i2e  (' 
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damage    to    the    environment,    and    nnaxinriize    the    pro- 
tection  of   the    public    interest.       The    LHA    must    con- 
sider all    reasonable   alternatives   to    the   proposed 
project,    including   alternative    building    types,    alter- 
native   configurations   of  buildings    on    the   site,    de- 
ferring  action  and   taking   no  action.       The   financial 
feasibility  of  each  alternative    shall    be   documented. 
Alternatives   not  discussed    because   of  their  presumed 
inferiority   must  be    noted. 

The    LHA    is   urged   to   make   use   of   the    resources 
of  appropriate   federal,  state,    and    local   agencies, 
private   groups   and    educational    institutions    in   evalu- 
ating  alternatives   to    its   proposed   projects. 

Part  VI.  The   probable    impact  of  the    proposed    project  and 

its  alternatives   on   the   environment.       Both   damage 
and   benefits   to   the   environment  arising   from    the 
project  and   its   alternatives   must  be   discussed    in 
this   section.  ^ 

Both   primary  and  secondary  consequences   shall 
be    included.       For   instance,   'analyze    an    industrial    site 
in   terms   of  the    land    area   taken   for    the    bu'ildinc   (s) 
(primary)    and    expected    population    increases,    adjoinin. 
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land  uses   and   possible   air  pollution    resulting   from  ^ 

the   use   (secondary).      All    phases   of  the    project  (in- 
cluding  for  example,    acquisition,    demolition,    con- 
struction,   development,    and   operating   life)    must  be 
considered  when   evaluating  the   impact  of  a  project 
on   the   environment. 

The  itenns  on  the  EAF  can  ba  used  as  a  guide 
for  anticipating  the  types  of  impact  that  can  occur, 
but  should   not  be.  considered   as   all-inclusive. 

Trace   the   impacts   through  to   their  ultimate   effect 
on   man.      Those   impacts  which   immediately  or  ul- 
timately have   a   recognizable   impact"  on   man  should  I0 
be  emphasized,    but  innpact  on  ecological   systems 
such  as  wildlife,  vegetation   and   marine   life   must  also 
be   included.      Quantify  the   innpacts  and  their  economic 
value  where   possible. 

If  there   is  uncertainty  about  potential   innpacts   and 
their  probabilities,    these  uncertainties   may  arise 
from  unpredictable   aspects  of  execution  activities,    or 
from   elements   of  the  site    design  which  will   not  be 
finalized   until    some   time   after  projected   DCA  approval 
for  exannple .       Potential    impacts   subject   to   such  un- 
certainty  must  be   explained   and   predicted   to   the    fullest         ^ 
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eKtient  possible   prior  to   DCA  approval.      Reasonable 
assurance   must  be   given   that  the    project  can    be    ac- 
connplished   without  unreasonable   or  unacceptable    cor.t 
to   the   environment   resulting   from   any  such   unpredic- 
table   impacts.      Where   necessary,    controls  should   be 
outlined   in   the    report  sufficient  to    insure   that  any   inn- 
pacts  subject  to   such  uncertainty  which    nnay  occur  will 
fall  within  acceptable  limits. 

If  disagreements   exist,    they  should   be    indicated. 
If  the   infornnation   obtained   by  the   project  would   be   of 
value   in  assessing  the   environmental   impact  of  future 
projects,    this   should  be  noted.      The  LHA     should   be 
careflil   to  state   all   areas    in  which   they  feel   data  con- 
cerning  impacts   is  unreliable  or  inadequate,. 

The   time   frame   of  environnnental   impacts   must  be 
specified.      Short-term  and   long-ternn  environnnental 
consequences  which  cannot  be   avoided,    should   the  work 
be   performed,    nnust  be   described.      The   degree   of   Irre- 
versibility of  innpacts  should   be    indicated.      UncerLainty 
about  the    tinne   frame   or  about  the   degree   of   irreversi- 
bility  should   be    treated   explicitly. 

Effects  which  depend  on  the  actions  or  projects  of 
other  agencies  or  on  other  actions  by  the  LHA  should  tit 
identified  as  such.  For  such  cunnulatlve  or  otherwise  in- 
terdependent effects,   the  possible  innpacts  of  the  project 
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should  bs   estimated  both  under  the  assumptioa  that  the   other 
.action  (s)  or  project  (s)   is  (are)  undertal<en  and  under  the 
assumption   that  it  is  (they  are)  not. 

In  general,    this   section  nnust  include  information 
and  technical  data  adequate  to  permit  a  careful  assess- 
ment of  environmental  impact  by  commenting  agencies 
and  other  interested  parties.      However,    it  should  not 
include  unnecessary  descriptions  or  detail  in  excess 
of  that  needed  for  evaluation  and  review  of  environ- 
mental impact. 
Part  Vn.  All  measures  being  utiliz.ed  to  minimize^  enylron- 

•  mental  damage.      Any  measures  during  de^sign,    construc- 
tion or  operation  that  are  currently  included  in  -the 
proposed  project  to  reduce  adverse  environmental  impact 
or  to  produce  a  beneficial  impact  shall  be  described- 
Alternative  measures  v/hich  might  feasibly  be  con- 
sidered for  use  in  the  proposed  project  to  reduce 
damages  to  levels   equal  to  or  below  those  achieved  by 
the  proposed  project  shall  also  be  listed.      In  addition, 
alternative  measures  v/-hich  might  feasibly  result  in  an 
environmental  benefit  shall  be  listed. 

Disagreements  as  to  the  relative  merits   and   costs 
of  these  alternatives  should  be  noted. 
Part  Vllt.  '  \Vritten  comments  by  reviewing  agencies   and  the 

public,    if  any,    and   responses  by  the   LHA.       A  list  of 
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all   agencies    to   which   environmental    impact   reports 
have    been   subnnitted   for   review   and    cominnent  sha^l 
be    included   in   the    reports. 

Written   comments,    if  any,    by  all    reviewing 
agencies,    and   any  state   agency,    department,    board, 
commission,    division,    or  authority  which   has  juris- 
diction  by   law   or  special   expertise  with    respect   lo 
any  environnnental    impact  involved  and    responses 
from   the    LHA   shall   be    included    in   a  final    report. 
Such   comments   and    responses   to   them   shall   be    in- 
cluded  pursuant  to   these    regulations. 

4.3  Submission   (to   DCA) 

A.       If,    at  any   time   after  the   submission   of  a   draft  EIR    but  prior 
to   the   finding   made   pursuant  to   Chapter  30,    section   61  ,    the    LHA   finds 
that  the   project  will    not  proceed,    it  shall   so   notif/   the    DCA   in  writing 
with  a   copy  to   the    EOCD,    the   Secretary, and   the    State    Clearinghouse. 
If  the    DCA    concludes  during   this   period    that  a   project  will    not  p-xsceed, 
it  shall   so   notify   the    LHA    in   writing,    with   a   copy   to    the    EOCD,     che 
Secretary,  and     the    State    Clearinghouse.      In   eitlner   case    no   further 
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comments  or   reviews   shall   be    required  from  any  source. 

B.      Upon   completion,    the   draft   EIR   shall   be   submitted   to   DCA. 
If  possible,    within   fifteen  days   following   the    receipt  of  the    EIR,    the 
DCA  shall    issue   a  written   statennent  to   the    LHA    indicating  whether 
the    EIR    is   generally  acceptable.      If  the    DCA  finds   the   EIR   unaccept- 
able,   it  shall    include   a  written   explanation   delineating   its   objections. 
4.4  Circulation   and   Review 

A.  Public  Agencies 

Upon   issuing   the  written  statement,    DCA  shall   subnnit  the    EIR, 
with  a  copy  of  the  written   statennent  attached,    to  the    EOCD,    the   Sec- 
retary,   the   State   Clearinghouse  within   the   Office   of  State    Planning 
and   Management,    the  appropriate    regional   planning   commission(s),    and 
the  Attorney  General «. 

The   State   Clearinghouse  will   coordinate   the   review  of  such   re- 
ports  by  state   agencies   designated   by  the   Secretary  or  otherwise    known 
by  the    DCA   or  State   Clearinghouse   as   having  jurisdiction   by  law  or 
special  expertise  with    respect  to  any  environmental    impact    involved. 

Regional  planning   comnnlssions,  utilizing  existing  procedures  for 
conducting   environmental    impact   reviews,    shall   coordinate   the    review 
of  draft  environnnental    innpact  reports   at  the    regional   and   local   level. 

B.  General    Public 

Upon   the    completion   of  a  draft  EIR,    public   notice   of  the   avail- 
ability of  such    report  shall    be   given  pursuant  to   section   5.3.       DCA 
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shall    make   copies   of  the   draft  EIR   available   to   public   libraries   and 
other  appropriate    institutions    in   the   area  of  the   proposed    project. 
DCA   shall    make   copies   of  the   draft   report  available   to  the   general 
public  upon    request  and   may  charge   the    public  for  the    cost  of   re- 
production  of  such   copies.      The    LHA   shall   provide   any    recognized  local 
tenant  organization  with   a   copy  of  the  draft  EIR   at  no   cost. 

C.  Receipt  of  Comments 

Written   comnnents  from   the   State   Clearinghouse,    state   and    re- 
gional  agencies  and   the   general   public  nnust  be    received   by  DCA 
within   thirty  (30)   days   from   the   date   of   receipt  by  the   Clearinghouse 
of  the   draft   report  or  the    notice   of  availability,    whichever   is    later. 

The   Clearinghouse   shall   complete   the    review  within   the   thirty 
(30)   days  but  in  cases  where,    due   to  unusual   circumstances   this    is 
not  possible,    the    Clearinghouse    may  extend  the    review   period   by  an 
additional   fifteen  (15)  days   if  the   Secretary  so  approves.       DCA   shall 
be   notified   by  theClearinghouse   of  the   need   for  this   extension   before 
the   end   of  the   original    review   period.      The   specific  date   by  which 
comnnents   nnust  be    received   shall   appear  on   each  draft   report. 

D.  In  addition   to  any  other  comments  which   they   may  make, 

the    EOCD  and   Secretary  shall,    within  fourteen   (14)  days   after  the   time 
permitted  for  connments,    issue  written   statennents,    with  specific 
reasons    included   in  such   statennents,    indicating  whether  or  not  in 
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their  judgments  said    reports   adequately  and  properly  connply  with 
the   provisions   of  these   or  other  applicable    regulations   and  with 
Chapter  30,    section    62.  If  either  EOCD  or  the   Secretary 

fails   to  act  within  such   time   period,    such  failure   shall   be   of  the 
sanne   effect  as   an  approval    by  whichever  party  failed   to  act. 

E.    Public   Hearings 

The    LHA   is   encouraged,    and    may  be    required   by  DCA,    to   hold 
public   hearings,    informal   workshops   or  public   meetings   at  appropriate 
times   before  and   during   preparation   of  an   impact   report.      The    LHA 
should   provide   sufficient  notice   time   before   any  hearing,    workshop,    or 
meeting,    and    make    information  available   to  permit  the   public   to   pre- 
pare  adequately  and   to   make    informed  contributions  at  the   hearing   or 
mieeting.      The    LHA  shall   at  all   times  strive   to   nnaximize   public   par- 
ticipation   in   the   environmental    review   process. 
5.  FINAL   ENVIRONMENTAL   IMPACT    REPORT 

5. 1  Preparation 

After  the   date   for  the    receipt  of  comments   on   the   draft   report 
has   passed,    the    LHA  shall   prepare   a  final   environmental    impact   report. 
The   final    report  shall   contain  all   comments    received   from   state   agencies, 
EOCD   and   the   Secretary  and   shall    indicate   what  action,    if  any,    the    LHA 
has   taken   in    reponse   to  such   comments.      The   final    report  shall   contain 
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a   description    of   the   extent   and    magnitude    of   public   ccrnrricnts   and    an    in- 
dication  of  the    agency's    response    to   such    conr.n-icnts.       The    final    I'^Bport 
shall    contain,    as   part  of  the    summary   a   list  of  changes    rr.ade    in   the 
draft    report  and    in   the    proposed    project. 
5 . 2  Circulation   and   Review 

A.  The    LHA   shall    subnnit  the   final    EIR   upon   connpletion   to   DCA. 
DCA      shall,    if  possible   v\/ithin    10   days   after  official    submission   of  tj-ie 
final    EI'R,    issue   a   detailed   written   statement  to   the    LHA    indicating 
whether   the    EIR    is    generally   acceptable.       If   the    EIR    is   found    by   the 
DCA   to   be   unacceptable,     it  shall    be    returned    to   the    LHA  with   a  written 
explanation,    and   shall    be    revised   and    resubnnitted    by   the    LHA,       If  the 
EIR    is   found   to   be   acceptable   by   DCA,    the    DCA   shall   so   note   on   a   covc-i 
attached   to   the    E;R,    (see    Regulation      8    B). 

B.  Public  Agencies 

DCA   shall,    upon    receipt  of  the    EIR,    submit   it   to   the    EOCD,    the 
Secretary,    the    State    Clearinghouse   within   the    Office    of   State    Planning 
and    Management,    the    appropriate    regional    planning    comnnission(s),    and 
tlie   Attorney   General. 

The    State    Clearinghouse    v^/ill    coordinate    the    revifew   of   such    reports 
by   state    agencies   designated    by   the    Secretary   or   otherwise   J<no\vn  by 
the    DCA    or  State    Clearinghouse    as    having   jurisdiction    by    law    or   special 
expertise   with    respect   to   any   environnnental    impact   involved. 


Page   twenty- four 
Regional   planning   commissions  utilizing   existing   procedures  for 
conducting   environmental    impact   reviews      shall   coordinate   the    review 
of  draft  environmental    impact   reports  at  the    regional   and   local   level. 

C.  General    Public 

The   final  EIR  shall    be   noticed  and   circulated   pursuant  to   sec- 
tion 4.4  B.      The   date   of  publication  of  the   final    EIR   shall   be    the   date 
on  which   the   notice   of  availability   is   published,    pursuant  to   section   5.3. 

D.  In  addition   to  any  other  connnnents  which   they  may  nnake,    the 
EOCD   and   Secretary  shall,    within   thirty  (30)   days  after  the   date   of 
publication   of  the   notice   herein   required,    issue  written  statements, 
with  specific   reasons  for  such  statement,    indicating  whether  or  not 

in   their  judgments   said    report  adequately  and   properly  connpUes  with 
Chapter  30,    section    62.  If  either   EOCD   or  Secretary  fails 

to  act  within   the    required   tinne   period,    such  failure   shall   be   of  the 
sanne   effect  as   an   approval    by  the   party  failing   to  act. 
5.3  Public    Notice 

Notification   of  the   public   of  important  phases   of  agency  actions 
under  the   provisions   of  these    regulations  will    be   accomiplished    in   the 
nnanner  provided    in   this  section.      These    innportant  phases   include:    . 
(a)   the   submission   of  a   negative   EAF;   (b)   the   submission   of  an 
assessment  fornn   indicating   that  an  environmental   impact   report 
will   be   prepared;    (c)  the   availability  of  a  draft  or  final   environ- 
mental  impact   report.       Periodically,    but  at  least  once   every 
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fifteen  days,    a  bulletin  will   be   published   listing  all   negative  assess- 
nnents,    draft,    and  final   environnnental   innpact  reports   received   by  the 
Secretary  in  the  period  following   the   last  publication.      Assessments 
indicating   that  an   EIR  will   be    prepared   nnay  be    published   at  the   dis- 
cretion  of  the   Secretary.      This   list  will    be   sent  to   all    individuals  and 
organizations     who   inform   the   Secretary   in  writing   of  their  interest 
in    receiving   this   publication.      Such  written   notice   of  interest  shall   be 
renewed   each  year   in  January.      The  date   of  publication  of  this   list 
shall   be  the   date  upon  which  various  periods  of  time   for  review  spe- 
cified  in  these    regulations   shall   comnnence. 

5.4  Com  me  nee  me  nt 

The    LHA  shall   not  connnnence  any  project  which   nnay  cause   sig- 
nificant damage   to   the   environment  until   sixty  days  after  it  has   pub- 
lished  a  final    EIR.       For   purposes   of  interpreting    "commence",    pur- 
suant to   Chapter  30,    section    62,  a  project  shall   be   deemied   to 
have   commenced  after  July    1,    1973   if  the   project  approval    required 
fronn   the    DCA,    the    Contract  for   Financial  Assistance,  was   not  granted 
prior  to  that  date. 

6.  CATEGORICAL   EXEMPTIONS 

The   following   classes   of  activities   undertaken   by  the   DCA   in 
conjunction  with    LHA's   shall    be   categorically  exempted   from   complying 
with  the   provisions   of  these    regulations: 

6. 1  Class    1    -    Existing    Facilities 

The   approval    by   DCA   of  housing  units   leased   by  the    LHA  for 
^\  housing   persons   of   low-inconne,    either  families   or  elderly,    pursuant 

to   Chapter    121 B,    sections  42-44,    through   a  contract  with   the    DCA. 
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Contracts   entered    into   by  the   DCA  and   the    LHA  for  the   purpose 
of  awarding   grants   for  the    renovation,    remodeling,    reconstruction, 
repair,    landscaping   and   improvement  of  any  existing   housing   project, 
pursuant  to  chapter  694   of  the   acts   of   1970  and  any  subsequent  amend- 
ments  thereto   increasing   authorization. 

6.2  Class   2   -   Replacennent  or  Reconstruction 

The   approval   by  DCA   of  housing  units  acquired   and/or   rehab- 
ilitated,   rather  than   newly  constructed,    by   LHA's   for  housing  persons 
of  low-inconne,    either  families   or  elderly,    pursuant  to  Chapter   121B, 
section   31(a),    through  a  contract  for  financial   assistance   from   the    DCA, 
acting   on   behalf  of  the   Commonwealth.      Any  portion   of  such  a  project 
which   involves   the  construction  of  new  housing  units   is  not  exempted 
by  this   provision. 

6.3  Class   5   -   Infornnation   Collection 

The    Department's   collection   of  data,    undertaking   studies   and  advising 
local   communities   pursuant  to   M.G.L.    Chapter  23B,    section  3. 

6.4  Class   6  -   Inspections 

The   Department's   inspection   of  a    LHA's   accounting   procedures   and 
budget  operations   pursuant  to   M.G.L.    Chapter   121B  and  section   32. 

6.5  Class   7   -   Ministerial    Projects 

The    Departnnent's   approval   of  a  scale   of  maxinnum    rents,    and   con- 
tracts  to   pay  annual    contributions   pursuant  to   M.G.L.    Chapter   121 B, 
section  43. 
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6.6  No  project  shall   qualify  for  any  categorical   exennption    if  the 
^'                                     project  would   be    located    in   a  particularly  sensitive   environnaental 

area  where   an   otherwise    insignificant  impact  could   become   sig- 
nificant,   or   if  it  would   be    located   in  an  area  of  critical   environ- 
mental  concern  as  designated   by  the   Secretary. 

6.7  No  series  of  projects  shall   qualify  for  any  categorical   exemp- 
tion  if  the   cunnulative    impact  of  such  projects    is   significant.      In 
the   case   of  such  projects    resulting   in  significant  innpact  a     com- 
bined   report  described   in    regulation  9.    shall    be   used. 

7.  EMERGENCY 

In   the    rare   situation  where    immediate   ennergency  action   by 
the    LHA   is  essential   to  avoid   an   immediate   threat  to  public 
^'))  health   or  safety,    or  a  serious   and   innmediate   threat  to   natural 

resources,    the    LHA   may  seek  permission  fronn   the    DCA     to  conn- 
nnence   a  phase   of  project  execution   before   the    required   assess- 
nnents   or  impact  reports   have   been  completed.      In  such  a  case, 
the    LHA   must  state   in  writing   the   specific    reasons  such  emer^ 
gency  approval   is  sought,  detailing  the   threat  to   public  health  or 
safety  or  natural    resources  which  justify  such  emergency  procedures. 
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The    DGA    may,    with   the   approval    of  the    EOCD   and   the    Secretary,    author — 
ise    the    LHA    to   proceed.      Within   sixty  days   following   the    initiation   of  a 
project  under  such   emergency  approval,    the    LHA   shall    commence   to 
comply  with  the   provisions   of  these    regulations.      Any  innpact   report  or 
assessment  prepared   under  this   section   shall   specifically  consider  altei — 
natives   to  the   immediate   emergency  actions,    the   length   of  time   for  which 
the    immediate   action   should   be   continued,    and   the   desirability  of  taking 
sinnilar  action  under  similar  circumstances    in   the   future.      The    LHA    rr.ust 
notify  any    relevant  tenants'    council    of   its    intention   to   seek   approval   under 
this   section,    and   must  notify   the    DCA   of  the   connments,    if  any,    of  the 
tenants'    council    concerning    the    request. 
JOINT   REVIEW 

■    A.       Coordination  with  Agencies   Other  than    LHA-DCA 
When   one    or  more   agencies   are    involved    in  a   project,    they   may 
file   a  jointly  prepared   EIR   with   the   DCA  and    LHA.       For  purposes   of  this 
section,    DCA   and    the    LHA   shall    be    considered   one   agency.       If  the   agencies 

are   within    the    Executive   Office   of  Communities   ahd   Development^    the 
EOCD    may  designate   the    LHA   and   DCA  as    the    single  -agency   to   prepare 
the    report.       If   the    agencies   are    outside    the    Executive    Office    of   CorruTiun- 
ities   and    Development,    the    LHA   shall    either  prepare    the   entire    EIR    or 
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prepare    that   portion   of   the    EIR    over  which    it   holds    project    responsibility, 
separate   from   the   project   of  the   other   agency.       Content   and    form   will    be 
the   same   as   that  of  an   EIR   prepared   by   the    LHA   except  that  differen.ce    in- 
agency  opinion   about  specific   items    in  the    report  should   be    indicated.^/    All 
agencies  are   mutually    responsible   for  a  joint   report.       Reports   prepared 
by  the    LHA   shall    be    prepared   pursuant  to   these    regulations.^ 

B.       DCA   -    LHA 

The    requirements   of  Chapter  30,    section.     62     apply   independently 
to   both   the    LHA  and    the    DCA.      Although   these    regulations    establish  a 
procedure  which   avoids   separate   uncoordinated    reviews,    noneo-ieless   the 
EAF,    the   draft   EIR,      and    tine    EIR, 

must   represent  the   findings   of  both   the    LHA  and   the    DCA.       The    DCA 
must  establish   an   administrative    record   of   its   decision   either  corroborating 
or  disagreeing   with  the   decision   of  the    LHA    in   each   of  the    respective 
documents.      This   administrative    record   must   represent  an    independent 
evaluation   of  the   project  and    must  be    separately  attached,    in   whole   or 
in   part,    to   the    documient  of  the    LHA.       The    findings   of  the    DCA    shall    be 
considered    as   an    integral    part   of  the    docunnent   prepared   by   the    LHA. 
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9.  COMBINED   ENVIRONMENTAL   IMPACT   REPORTS 

Where   separate   projects   are   substantially  similar  in   their 
environmental   impact  and   are   undertaken    repeatedly,    the   Sec- 
retary  may  permit  a   DCA    -     LHA  to   prepare    a   combined   en- 
vironmental   impact   report  covering   such  actions.      The   combined 
report  shall   comply  with   these    regulations,    shall   specifically   iden- 
tify the    covered   projects,    and   shall   describe   the   cumulative   environ- 
mental   impact  of  the   projects.      A   DCA   or   LHA  using   a  comibined 
report  shall    prepare   a  new   report  if  the   projects    intended   to   be 
covered   by  such   report  change   significantly.       No  project  covered 
by  a   connbined    report  shall    require   another   report.      Combined    re- 
ports  shall   be   prepared   to   apply  to  projects   to   take   place   during 
a  specified   time    in   the   future   but  in   no   case   for   longer  than  two 
years.      The   Secretary  may  at  any  tinne    require   a  separate   impact 
report  for  any  project  which   is   covered   by  a  combined    report. 
Combined    reports   may,    for  example,    be  used   to  assess   the   over- 
all  environmental    impact  of  a  series  of  routine   projects. 
10.  TRANSITION    OF   REGULATIONS 

These    regulations   are   applicable   to  all   projects  which   have 
commenced  after  July    1,    1973.     Such  projects  which  have    initiated 
in   good   faith,    environnnental    reviews  pursuant  to   Regulations   to 
Create   a  Uniform   System  for  the  Preparation  of  Environmental  Innpact 
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Reports,    promulgated    by  the    Secretary,    June   29,    1973,    as   anr.ended, 
.  shall   continue   to  operate   under  such   regulations  through  the    com- 
pletion  of  the    EAF,    or  the   draft  EIR   and   their   respective    reviews. 
Upon  the   completion  of  either  phase,    the    LHA   shall    request  an 
approval  for  continuation  of    environmental   review  under  the   re—  " 
gulations   of  the   Secretary  by  notifying   DCA   in  writing.      The    DCA 
may   require,    with  the  approval   of  the   EOCD,    that  a  project  con- 
tinue  with  the   regulations  of  the   Secretary  or  follow  the    require- 
ments  of  these    regulations  for  all   subsequent  phases. 

Projects  which   have   not  initiated  good   faith  environrriental 
review  shall  be   required   to    reinitiate   the   process,    from  the   be- 
ginning,   utilizing   the    requirements   of  these    regulations,    irrespec- 
tive  of  the   extent  of  existing    reviews. 
11.  WAIVER 

Upon   the    request  of  the   DCA,    the   EOCD,    with  the   approval 
of  the    Secretary,    may  waive   any  provision    in   these    regulations 
when   in   his  judgment  strict  compliance  with   such    regulations  will 
result  in   an   undue   hardship  and  will   be    inconsistent  with  the   pur- 
poses  of  the   applicable   sections   of  Chapter   121B. 

In   the   event  of  such  waiver  the    EOCD   shall' require   the   DCA 
to  file   with  the  Ve cords   of  the    case,    a  statement  of  the   facts    on  v>/hich 
such  waiver   is   based.       No  waiver  shall   be    made    if  it   conflicts  with 
the    mandatory  provisions   of  any  statute. 
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13. 


DISCRETIONARY  AUTHORITY 

If,    at  any  time   before   the   period   for  judicial    review  of  com- 
pliance with   these    regulations   has  expired,    the    Secretary  has 
reason   to   believe   that  the  facts   or  circumstances   concerning   any 
project  as   presented    in   any  fornn   or   report   required   by  these 
regulations   are   not  as  were   presented   or   have   changed   or  that 
additional    information   is   necessary  for  any  otiier   reason,    he    may 
require   an   amendnnent  or  change    in   any  such  form   or   report,    or 

the   preparation  of  a   new  or  additional   form   or    report,  with  the  concurrence 
of  EOCD. 

SEVERABILITY 
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If  any  provision   of  these    regulations   or  the   application   thereof 
is   held   to   be    invalid,    such   invalidity  shall   not  affect  other  provisions 
or  the   application    of  any  other  part  of  these    regulations   not  specifically 
held   invalid,    and   to   this   end   the   provisions   of  these    regulations   and 
the   various  applications   thereof  are    declared   to  be   severable. 


THOMAS    I.    ATKINS 
Secretary,   Executive   Office   of 
Communities   and   Development 
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A   TRUE    COPY: 


CHARLES    H.  W.    FOSTER 
Secretary,    Executive   Office   of 
Environnnental  Affairs 
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ATTEST 


•EDF-I  (7/, 
EXECUTIVE  OFFICE  OF  COMMUNITIES  AND  DEVELOPMENT 

ENVIRONMENTAL  DATA  FORM-I 
(To  be  submitted  with  tha  Part  I  oF  the  Application  For  Financial  As  >i.",tanc^) 
I.  IDENTIFICATION: 

APPLICAf-IT 

ADDRESS 

DATE  OF  SUBMISSION 

CONCURRING  AGENCY 


PROJECT  NAjME  and  NUMBER 
LOCATION 


PREDICTED  DATE  OF  COMMENCEMENT 
OF  CONSTRUCTION 


REPORT  PREPARED  BY 

SIGNATURE 

TITLE 

ADDRESS,  TELEPHONE  NO, 


11.  PERS-^gCTIVE 

A,  Background  InFormation 

1 .  Give  a  brief  description  of  the  proposed  projecl:(s),  and  de- 
scribe how  your  agency  is  involved, 

2.  Describe  the  geographical  area  or  areas  which  will  ba 
affected  by  the  proposed  activity,  including  distinguishing 
natural  and  msm-made  characteristics,  and  a  brief  de- 
scription of  the  present  use  of  the  area  or  areas. 

3.  How  is  the  proposed  project  compatible  with  local,   re- 
gional, or  state  land  use  plans  for  the  area  in  which  it  is 
located?      Explain. 

4.  List  alternate  sites  that  are  being  considered. 

B.  Maps 

t.  Provide  an  original  8  1/2  x  11  section  of  a  1:24,000  scale 

U.S.  Geological  Survey  map  of  the  town  or  region,  on 
which  the  location  of  the  proposed  site  has  been  indicated. 

2,  Provide  a  larger  scale  contour  map  of  the  area  including 
and  adjacent  to  the  site,    showing  existing  buildings,  streets 
roads,  and  vegetation.    Note  elevation  above  sea  level. 

3.  Provide  a  plat  plan  fronn  the  Assessor's  Office  showing  the 
adjacent  lots  and  the  following  information: 

a.  Boundaries,  dimensions,  and  streets 

b.  Adjacent  buildings  with  their  approximate  height,  con-^ 
dition  and  use 

c..       Size  and  location  of  existing  utilities  —  water,  sewer, 
gas,  and  electricity. 

When  there  is  a  request  in     Section   III   to   locate   a  particular 
facility,  the  facility  should  be  indicated  on  one  of  these  maps. 

III.  ENVIRONMENTAL  DATA  AND  ANALYSIS 


The  purpose  cf  this  Section  is  to  describe  both  the  physical  and  social 
environmental  conditions  of  the  proposed  site  and  its  surrounding  areas. 

Please  try  to  be  as  specific  as  possible  since  this  infrimnation  is  essen- 
tial to  the  archite^c  in  developing  a  design.     It  will  also  be  Une  basis  of  the    ■ 
Ehvironnnental  Data  Fornn  II  (  EDF-II  )  prepared  by  the  architect  as  part  of 
the  schematic  submission. 
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If  you  think  that  any  of  the  qusstiors  requesting  a  "yss"  or  "no" 
answer  in  fact  touch  upon  an  ambiguous  situation  and  cannot  be  answered 
simply,   please  elaborate. 

A.         Natural  physical  features 

Give  a  brief  description  of  the  topography  of  the  area.j  mentioning 
any  distinguishing  natural  features  . 

1  .  Are  there  any  wetlands  in  or  around  the  proposed  site? 

(Consult  the  Departnnent  of  Natural  Resources,  if  the  . 
identification  as  a  wetland  is  in  doubt.)    If  so,    identify, 
describe,  and  locate  on  map. 

2»  Will  the  proposed  project  involve  construction  in  a  flood 

plain?  If  so,  show  location  of  boundary  on  map 
and  state  whether  location  is  within  a  5,  10,  25, 
50,    or   100  year  flood    plain. 


3.  Is  there  a  lake,  pond,   river,  stream,  or  other  inland  body  c 
water  on  or  near  the  proposed  site?    If  so,  identify,  de- 
scribe,  and  locate  on  map» , 

4.  Is  there  beach,  harbor,  or  coastline  included  on  or  near 
the  proposed  site?    If  so,  identify,  describe,  and  indicate 
extent  on  map, 

5.  Are  any  of  the  natural  features  in  the  area  unusual  or  uni- 
que?   If  so,  identify,  describe,  sand  lo  cat  a  on  map. 

6.  Are  there  any  areas  of  important  scenic  value  on  or  near 
the  proposed  site  which  have  not  yet  been  mentioned?    If  so, 
identify,  describe,  and  locate  on  nnap. 

7.  Could  the  proposed  activity  affect  the  potential  use,   ex- 
traction, or  conservation  oF  a  scarce  mineral  resource? 

If  so,  identify  the  resource  and  tell  how  it  would  be  affected 
(Consult  Division  of  jMineral  Resources,   Dept.  of  Natural 
Resources) . 

8.  If  the  proposed  activity  includes  new  construction,   is  the 
soil  on  the  site  su. table  for  normal  construction? 

B.         Flora  and  Fauna 


Give  a  brief  description  of  the  plant  and  animal  life  of  the  area. 
Mention  major  species,  distribution,   and  density.     Include  both  year 
round  and  migratory  species  of  animals.     Note  how  the  area  is  used  by 
these  animals  (e.g.,  flyway,  nesting,  burrowing,  food  supply). 
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1 .  Are  there  any  rare  or  endangered  plant  species  in  the  cireaV 
(Consult  the  Massachusetts  Audubon  Society  for  identification 
Of  r-'i're  and  endangered  species).     If  so, 

a.  Specify  and  estimate  population. 

b.  In  your  opinion,  are  any  of  these  threat'^ned  by  the  pro 
posed  activity? 

2.  Does  the  area  serve  as  a  habitat,  food  source,  nesting  place, 
source  of  water,  etc.  for  any  rare  or  endangered  fish,  wild 
life,  or  birds?    (Consult  Mass.  Audubon  Society  for  designated 
endangered  species).    If  so, 

ai  Specify  and  estimate  population, 

b.  In  your  opinion,  are  any  of  these  threatened  by  the 

proposed  activity? 

Man-made  Environment 

Br i ef ly  describe  the  uses  to  which  the  land  around  the  area 
proposed  for  the  project  is  presently  being  put.  Briefly  describe 
existing  structures  on  or  adjacent  to  the  proposed  site,  in  terms 

of  size,  height,  materials,  current  use,  curr-^-.^nt  state  of  repair, 
and  if  possible,  style  and  visual  pleasure.    Similarly,  oescribe 
existing  unbuilt  spaces  in  ternns  of  extent,  degree  to  which  they  are 
planned  and  landscaped,   intensity  of  use,  upkeep.     Show  on  map  2 
or  plat  plan  submitted  under  Section  II  as  well  as  describe. 

1 .  Are  there  any  recreational  facilities  an  or  near  the  proposed 
site?  (e.g.,  parks,  playgrounds,  athletic  facilities).  If  so, 
identify,  describe,  and  locate  on  map. 

2.  Are  there  any  historical  or  archeological  structures  or  sites 
on  or  near  the  T::-oposed  site?    Such  sites  may  be  identified  by 
consulting  the  National  Register  of  Historic  Sites  or  local 
historical  societies.     If  so,  identify,  describe,  and  locate  on 
map. 

3.  Are  there  any  other  unusual  or  unique  man-made  features  on  or 
near  the  proposed  site?    (e.g.,  monuments,  wor!<3  of  art,  dams, 
nuclear  reactors)    If  so,  identify,  describe,  and  locate  on  map, 

4.  .      Is  there  any  additional  construction  how  being  planned  for  areas 

adjacent  to  the  proposed  site?    If  so,  describe  and  locate  on  map 

5.  Are  there  any  subsidized  housing  developments  near  the  proposec 
site?    If  so,  identify,  specify  program,  describe,  and  locate  on 
map . 
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6.  Could   the   proposed   activity   result  in   the   elimination  oF  land 
presently  utilizied   for  agricultural    purposes?    If  so, 

a.  Specify   type   of  crop   or  livestock  and   acreage. 

b-  Estimate    the    impact  in    terms   of   reduced   output. 

7.  Will   proposed   project   cause   a  change    in   the    kind   of  use    to 
which   the   area   is   now  being   put  (e.g.,    residences   in   an 
industrial   area)?      If  so,    in  your  opinion,    will   this   change 
be   advantageous   to   the   area  as   a  whole?      Neutral?      Dis- 
advantageous?     Explain   briefly. 

D-     Input/Output 

1  .      Water  Supply 

a.  Describe   existing  water  supply;    is   it  adequate   to 

service  this  project  and  any  other  proposed  develop- 
ments in  the  area?  (Check  with  City  Engineer,  water 
dept.,    etc.) 

2.  Energy  Sources 

a.  Describe   existing   energy   sources:      electricity,    gas, 

solar,    steam,    wind,    oil,    coal,    nuclear,    water,    etc. 
Are    these   adequate   to   service   this   project  and   any 
other  proposed   developments   in   the   area? 

3.  Vsi'aste    Facilities 

a.  Describe   existing  waste   facilities:      sanitary  sewers, 

stornn  sewers,    sewage   treatment  plants,    solid  waste 
disposal  (e.g.    town  dump).      Are   these   adequate   to 
service   this   project  and  any  other  proposed   develop- 
ments  in   the   area?      (Check  with   City   Engineer) 

4.  Identify,    on   the   larger  scale   map,    nnajor  vehicular  and   pedes- 
trian ways,    including    routes   children    take    to   schools,    both 
short  cuts   and   sidewalks. 

a.  Estimate    present  traffic   densify   and   specify  whether   ths 
use    is   mainly  for  pleasure   or  connmerca.       Indicate    on 
the   sanne    map   public   transportation    routes   (if  any). 

b.  Describe   the   following:      parking,    service    vehicles, 
public    transportation,    street   capacities,    sidewalk 
widths   and    pedestrian   net-Vv/orks. 
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E,         b-nvlrcnmsntal  Qualicy 
1«      Air 


D33cribe  the  present  air  quality  in  the  e<.r:^.'  or  the 
proposed  project.     If  possible,   estimate  '-■.jrrer.t 
levels  For  the  following  pollutants:     particulates,, 
hydrocarbons,  nltrogBn  oxides,   sulfur  oxides,   car' 
bon  monoxide,   photochemical  oxidants  . 


2 .  Water 


a.  Describe  the  present  quality  oF  surface  waicar,   grcur 

water,  and  sea  water  in  the  area  of  the  proposed  pre 

3.  Other  Hazardous  Materials 

a,    .  VvTil  the  proposed  activity  involve  the  generation,   us 

or  disposal  of  other  potentially  hazardous  n"acerlals 
(e.g.,  pesticides,  poisons,  radioactive  materials)? 
If  so,  specify, 

4 .  Noise 

a.  Describe  (quantitatively  if  possible  )  existing  n  )ise 

levels . 

5.  Light 

a.  Rhapsodize  on  the  quality  of  the  sunshine. 

6.  Wind  • 

a.  Indicate  on  map  of  Section  II  B,2.  the  direction  of  tf- 
pr avail ing  winds . 

b.  Indicate  on  miap  of  Section  II.B.2„   the  direction  or 
major  storm  winds . 
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F.         POPULATION  CHARACTERISTICS 

A  )  Briefly  dascribe  ths  people  living  on  or  around  (  four  block  radius  ) 

the  sita.     Are  they  owners  or  ranters,  stable  or  transient,  commuters 
or  locally  employed?      Does  one  ethnic  group  predominate? 

1  .  Will  the  proposed  project  change  the  density  of  the  surrounding 

(four  block  radius)   area?     Explain. 

a.  Describe  briefly  the  population  density  on  or  around  the 
proposed  site.     Discuss  it  in  terms  of  both  dwelling  units 
and  number  of  people.     Describe  how  the  density  affects 
the  people  now  residing  in  the  area. 

b.  If  the  proposed  project  will  be  signigicantly  different  in 
density,  how  do  you  think  tints  might  affect  the  people 
now  residing  in  the  area?    Consider,  among  other  things, 
the  attitudes  of  the  people. 

c.  How  might  this  difference  effect  the  people  living  in/using 
the  proposed  project? 

2.  Will  the  proposed  project  charge  the  average  fsimily  si^e  or 
age  di-stribution  in  the  surrounding  (  four  block  radius  )  area? 

.  Explain . 

a.         Describe  briefly  fannily  size  and  age  distribution  in  the 
surrounding  area.     Describe  Itow  age  distribution  and 
family  size  affect  the  people  residing  in  the  area. 

,  b.         If  ths  people  living  in/using  the  proposed  project  are  ex- 

pected to  significantly  differ  in  age  composition  or  family 
size,  how  do  you  th.ink  this  nnight  affect  the  people  rsstdir'r 
in  the  surrounding  area?    Consider  their  attitudas  . 

c.         How  nnight  this  difference  affect  the.people  living  in/using 
the  project? 

3.  Will  the  proposed  project  change  average  family  income 
characteristics  in  the  surrounding  (four  block  radius)  area? 

a.  Describe  briefly  the  economic  characteristics  of  the 
area,  and  how  family  income  affects  the  people 
residing     there. 

b.  If  the  families  living  in/using  the  proposed  project  are 
expected  to  differ  significantly  in  family  income.   ho«.v 
do  you  think  this  difference  might  affect  the  people  ra- 

•^'  j  siding  in  the  surrounding  area?    Consider  their  attitude:-. 

c.  How  migfit  this  difference  affect  the  peopl-2  living  in/L--5ing 
thie  projeci.. 
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NEIGHaORHOOD  CHARACTERISTICS  AND  ATTTTUDEfS 

1  .  Do  you  expect  the  proposed  activity  to  cause  the  quality  of  living 

in  the  surrounding  (  four  block  radius  )  area  to  improve?    Deterio- 
rate?   Have  no  effect?    Explain. 

a.  Briefly  describe  the  trends  for  the  area  sur^rounding  the 

proposed  site  in  the  following: 

(1)  Rents  or  assessed  valuation/market  value  of  buildings 
over  time. 

(2)  Income  of  residents  over  time. 

(3)  Money  invested  in  the  area,  both,  public  and  private, 
including  municipar services, 

b*         How  might  the  proposed  activity  affect  the  above? 

2.  L-ard  Use 

a.         Describe  and  locate  on  the  map  the  activities  mentioned  in 
Part  I,  paragraph  A        of  the  site  selection  guidelines. 


b.  How  might  the  proposed  project  affect  the  above? 

3.  Religious,    Educational,  and  Cultural  Facilities 

a.  Describe  and  locate' on  the  map  any  churches,  schools, 
libraries,   museums,  theathers  (  public  or  private),   etc. 
that  are   in  the  area, 

b.  How  nnight  the  proposed  activity  affect  the  above? 

4.  Gathering  Races  and  Places  cf  Symbolic  Significance 

a.  Describe  cind  locate  oh  the  map  any  "people  magnets" 
that  are  expected  to  be  used  by  the  people  living  in/using 
the  proposed  activity,   or  that  are  in  the  area.     Include 
items  such  as  community  centers,   mo^yies,    bars,   coffee 
houses,   restaurants,  places  where  kids  harg-out  ,  and 
other  objects  or  places  of  local  pride  or  mystique. 

b.  How  might  the  proposed  activity  affect  the  above? 


<E' 
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5.  Street  Use     ■ 

a.  Describe    the   street  use.       [s    it  social    (games,    c£ir 
washing,    stoop  sitting,    elderly  watching,    etc.)?       [s 
i.t   negative   (heavy   traffic,    commuter   parking,    etc.)? 

b.  How   might   the   proposed   activity   affect   the   above? 

6.  Civic  AttitLide   and   Treatment 

a.  Describe    the   attitude    of  the   people    living    In/using    the 

area    toward    the    police?    fire   departn^ient?    local    politicians? 

.b.  Describe   the   attitude   of  the   police,    fire   departmient,    and 

local    politicians   towards   the  area  and   towards    the   people 
living   there. 

7-       Civic   Maintenance 

a.  Describe    the   attitude    of  the    municipality  with    respect  to 
the   following   services    in    the   area:       street  and   sidewalk 
maintenance,    snow    removal,    trash   pick  up,    and   any 
others. 

b.  Cite    the  frequency,    dependability,    and   quality  of  the 
above  jobs. 

8.       Discuss   briefly  any   attitudes,    opinions,    or   feelings   of   the   people 
now   living    in/using   the   area  that  have   not  been   mentioned  but 
you   feel    may   be    innportant. 

H .         Miscellany 

1  .      Can  you   think  of  any  other  environmental   problems  which  should 
be   anticipated   but  which  have   not  yet  been,  nnentioned    in   this 
p  re  I  i  m  i  na  ry  su  r  vey? 

2.  .  Will   the   proposed   activity    require   a  variance   from   or    result  in 

the   violation   of  any   law,    regulation,    or  standard    intended    to 
prevent  deinnage   to   the  environn^.ent?      If  so,    specify. 

3.  NA'ill   proposed   project   require   certification,    authorization,    or 
issuance   of  a   pernnit  by  any   local,    state,    or   federal    environ- 
n"ienta.l   control    agency?      If  so,    specify. 
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EDF-II  (  6/74  ) 

EXECUTIVE  OFFICE  OF  COMMUNITIES  AND  DEVELOPMENT 
ENVIRONMENTAL  DATA  FORM      EDF-II 

(To  be  included  with  the  Part  II  of  the  Application  For  Financial  Aasistance) 

I.        IDENTIFICATION; 

APPLICANT 

ADDRESS  

DATE  OF  SUBMISSION 

CONCURRING  AGENCY 


IDENTIFYING  NAME  OR  NUMBER 
LOCATION 


PREDICTED  DATES:  COMMENCEMENT_ 

COMPLETION        _ 
PREDICTED  COST:      TOTAL 


CONSTRUCTION 


REPORT  PREPARED  BY 

SIGNATURE 

TITLE 

ADDRESS,  TELEPHONE  NO, 
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II.      PERSPECTIVE 

A,  Bri^ly  describe  the  proposed  project. 

B,  How  will  the  proposed  buildings  be  compatible  with  existing  structures  in 
the  vicinity,   e.g.,  in  terms  of  size  and  proportion,  scale,  materials,  and 
use.     (  Consult  the  Chief  Planner,  Department  of  Connmunity  Affairs,  if 
assistance  is  needed  on  this  issue  ). 

1.  VeKfy  compatibility  or  briefly  outline  differences. 

2.  If  the  new  construction  is  disparate,  will  the  differences  be  advantageous 
or  disadvantageous  to  the  area  as  a  whole?    Is  this  a  problem  that  will 
require  further  discussion? 

3.  If  alternative  site  plans  have  been  considered,   briefly  sumnnarize  them 
and  tell  why  they  were  not  chosen. 

III.         ENVIRONMENTAL  ASSESSMENT  AND  ESTIMATE  OF  IMPACT 

In  enumerating  the  effects  of  the  proposed  activity  on  the  environment  and 
of  the  environment  on  the  activity,  include  the  beneficial  as  well  as  the  adverse 
impacts.     Include  a  consideration  of  the  EFFECT  OF  THE  SETTING  ON  PEOPLE, 
both  those  who  may  live  in  the  proposed  project  and  those  living  around  it. 

In  estinnating  the  potential  significance  of  an  impact,  keep  in  mind  the 
following  five  parameters: 

-magnitude  of  the  impact  (quantify  if  possible) 

— cunnulative  or  combined  effect  of  several  different  impacts 

-frequency  of  occurence  of  an  activity  or  impact 

-whether  the  impact  will  be  only  during  construction,  or  lasting 

-the  irreversibility  or  relative  permanence     of  the  ^Tects. 

Finally,  indicate  any  questions  which,  in  your  opinion,  might  require  further 
discussion  in  an  extended  impact  report. 

A.         Natural  physical  features 

1 .  If  any  wetlands  are  on  or  around  the  proposed  site 

a.  How  will  theproposed  design  enhance/affect  the  wetlands? 

b.  How  will  they  enhance/affect  the  proposed  activity? 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose   to  do  to  alleviate  or  nninimize  damage. 

2.  If  the  proposed  project  involves  construction  in  a  flood  plain 
a.       What  precautions  are  being  taken  to  prevent  flood  damage? 

3.  If  a  lake,  pond,   river,  streann,   or  other  inland  body  of  water  is  on  or 
near  the  site 

a.  How  will  the  proposed  design  enhance/affect  the  waters?  (Consider 
visual  effects,   cleanliness,  changes  in  boundaries,  shore  lines, 
water  level,  tennperature,   potential  effects  on  use  of  availability 
as  a  scenic  or  recreational  resource.     Discussion  of  drinking  water 
supply  and  of  pollution  can  be  postponed  until  sections  D  and  E.) 

b.  How  will    the  waters   enhance/affect  the   proposed    project? 

c.  If  there    is   a  potential   for  significant  negative    impact,    outline 

what  you   propose    to   do   to  alleviate   or  minimize   damage,     edp   iic2'I 


4.  If  a  beach,   harbor,   or  coastline  is  on  or  near  the  proposed  site 

a.  How  will  the  proposed  design  enhance/affect    it? 

b.  How  will  they  enhance/affect  the  proposed  project? 

c.  If  there  is  a  potential  for  significant  negative  impact,   outline 
what  you  propose  to  do  to  alleviate  or  minimize  damage. 

5.  If  any  of  the  natural  features  in  the  area  are  unusual  or  unique 

a.  How  will  the  proposed  design  enhance/affect  such  features? 

b.  How  will  they  enhance/affect  thie  proposed  project? 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline 
what  you  propose  to  do  to  alleviate  or  minimize  damage. 

6.  If  any  areas  of  important  scenic  value  on  or  near  the  proposed  site 
have  not  yet  been  mentioned 

a.      How  will  the  proposed  design  enhance/affect  them? 
b.c;    How  will  they  enhance/affect  the  proposed  project? 
c.      If  there  is  a  potential  for  significant  negative  impact,  outline 
what  you  propose  to  do  to  alleviate  or  minimize  damage. 

B.        Flora  and  Fauna 


M 


1 .  Plant  Life 

a.  What  effect  will  the  proposed  activity  have  on  the  existing  vegetation? 

b.  \A/hat  effect  will  plant  life   have  on  the   proposed   project? 

c.  If  there  is  a  potential  for  significant  negative  innpact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 

2.  Animal  Population 

a.  What  effect  will  the  proposed  activity  have  on  the  existing  aninnal 
population? 

b.  What  effect  will  animal   life    have   on   the   proposed   project? 

c.  If  there  is  a  potential  for  significant  negative  impact,   outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 

C.        Man  Made  Environment 


iH 


1  .      If  any  recreation  facilities  are  on  or  near  the  proposed  site  (  e.g., 
parks,  playgrounds,  athletic  facilities) 

a.  How  will  the  proposed  design  enhance/affect  them?  (consider,  among 
other  things,  noise  and  silence.) 

b.  How  will  they  enhance/affect  the  proposed  project? 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 

2.      If  any  historical  or  archeological  structures  or  sites  are  on  or  near 
the  proposed  site 

a.  How  will  the  proposed  design  enhance/affect  them? 

b.  How  will  they  enhance/affect  the  proposed  project? 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 
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3.  If  any  other  unusual  or  unique  man-made  features  are  on  or  near  the 
site    (e.g.,  monuments,  works  or  art,  dams,  nuclear  reactors) 

a.  How  will  the  proposed  design  enhance/affect  them? 

b.  How  will  they  enhance/affect  the  proposed  project? 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 

4.  If  any  additional  construction  is  now  being  planned  for  areas  adjacent 
to  the  site 

a.  How  will  the  proposed  project  enhance/affect  these  structures? 

b.  How  will  these  plans  enhance/affect  the  proposed  project,? 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 

D.        Input/Output 

1 .  Water  Supply 

a.  If  the  water  supply  presently  available  in  the  area  is  not  adequate 
to  serve  the  proposed  project,  briefly  explain  how  this  problem  is 
to  be  resolved. 

b .  What  steps  are  being  taken  to  minimize  water  usage? 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you. propose  to  do  to  alleviate  or  minimize  damage. 

2.  Specify  the  energy  source  that  the  proposed  activity  will  utilize  (  gas, 
electricity,  oil,  coal,  nuclear  power,    solar,    wind) 

a.  If  the  present  supply  is  inadequate  for  projected  demands,  briefly 
explain  how  this  problem  is  to  be  resolved. 

b.  Mention  any  special  features  of  the  proposed  design  that  conserve 
energy. 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 

3.  Specify  the  waste  facilities  such  as     sanitary  sewers,  storm  sewers, 
sewage  treatment  plants,  septic  tanks,  solid  waste  disposal  (  e.g., 
town  dump)  that  the  proposed  activity  will  utilize. 

a.  If  any  of  the  above  existing  facilities  are  inadequate  for  projected 
demands,  briefly  describe  remedial  plans.    _, 

b.  Mention  any  special  features  of  the  proposed  design  that  reduce 
waste  or  make  it  more  manageable. 

c.  Are  any  of  these  sewage  or  waste  facilities  located  so  a^  to  pre- 
sent a  health  hazard  or  otherwise  offend  the  senses  of  the  users 
of  the  project? 

d .  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 
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4,      Circulation 

a.  Estimate  the  amount  of  additional  traffic,  both  pedestrian  and 
vehicular,  that  will  be  generated  by  the  proposed  project. 

b.  If  existing  pedestrian  and  vehicular  ways,  including  parking,  are 
not  sufficient  to  accommodate     the  increased  or  new  use,  what 
steps  are  being  taken  to  alleviate  the  situation? 

c.  Indicate  on  miap  any  proposed  new  construction  or  widening  of 
existing  streets  or  roads . 

d.  How  will  existing  pedestrian  and  vehicular  traffic  affect  the  pro- 
posed activity? 

e.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 

Environmental  Quality 

1 .  Air 

a.  If  air  pollutants  and/or  hazardous  gases  are  expected  to  be 
generated  by  the  proposed  activity  (e.g.,  burning  of,  brush  or 
construction  materials,  spray  insulation,   heating  fuels,  auto- 
mobile exhaust,  industrial  by-products) estimate  the  quantities 
to  be  generated  in  terms  of  short  term  rate  of  generation  and 
long  term  accumulation,  and  identify  the  sources, 

b.  Describe  any  special  features  of  the  proposed  design  that  mininnize 
air  pollution  or  improve  air  quality. 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
your  propose  to  do  to  alleviate  or  minimize  damage. 

2 .  Water 

a.  If  the  proposed  activity  will  degrade  the  present  quality  of  surface 
water,  ground  water,  or  sea  water  in  the  area,  specify  and  estimate 
quantities  of  pollutants. 

b.  Describe  any  special  features  of  the  project  designed  to  minimize 
water  pollution  or  improve  the  water  quality. 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 

3.  If  the  proposed  activity  involves  the  generation,  use,  or  disposal  of 
potentially  hazardous:'materials  (e.g.,  pesticides,  poisons,  radio- 
active materials  ) 

a.  Specify  the  material  and  estimate  the  total  quantity  to  be  dispersed 
into  the  environment.     Estimate  its  potential  for  damage  in  terms 
of  half  life,   cumulative  effect,  or  other  relevant  parameters. 

b.  What  effect  will  the  pollutants  have  on  the  people  living  in  the  area? 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 

4.  If  the  proposed  activity  is  expected  to  increase  noise  levels 

a.        Quantify  the  effect  the  proposed  activity  will  have  on  noise  levels. 


b.  How  will  the  noises  generated  affect  the  people  living  in  the  area? 

c.  What  effect  will  increased  noise  levels  have  on  the  users  of  the 
proposed  activity? 

d.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage.     Do  you  think 
that  this  issue  requires  further  information? 

5.  If  the  proposed  project  will  cause  a  change  in  light  conditions 

a.  Describe  the  change  and  the  effect  of  this  change  on  the  sur- 
rounding area. 

b.  What  effect  will  this  change  have  on  the  people  living  in  the  area? 

c.  If  there  is  a  potential  for  significant  negative  innpact,  outline  what 
you  propose  to  do  to  alleviate  or  nainimize  dannage. 

6.  If  the  proposed  activity  will  create  changes  in  wind  channelization 

a.  Describe  the  change  and  the  effect  of  this  change  on  the  surrounding 
area, 

b.  What  effect  will  this  change  have  on  the  people  living  in  the  area? 

c.  If  there  is  a  potential  for  significant  negative  impact,  outline  what 
you  propose  to  do  to  alleviate  or  minimize  damage. 


F.         POPULATION  CHARACTERISTICS 

Briefly  describe  the  people  expected  to  live  in  or  use  the  proposed  project. 
Will  they  beowners  or  renters ,  s  table  or  trerjsient,  commuters  or  locally 
employed?      Will  one  ethnic  group  predominate? 

1  .      Population  Density 

a.  Describe  briefly  the  population  density  of  the  proposed  project. 
Describe  how  the  design  has  taken  advantage  of/minimized  the 
effect  cf  the  density  on  the  people  living  in/using  the  proposed 
project  . 

b.  If  the  proposed  project  will  be  significantly  different  in  density, 
how  has  the  proposed  design  minimized  the  affect  on  the  people 
now  residing  in  the  area?    Consider,  among  other  things,  the 
attitudes  of  the  people,  '. 

c.  How  has  the  effect  of  this  difference  on  the  people  living  in/using 
the  proposal  project  been  minimized? 

2.      a.      Describe  briefly  family  size  and  age  distribution  of  the  people 
expected  to  live  in/use  the  proposed  project.     Describe  how  the 
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proposed  design  has  taken  advantage  of /minimized  the  affects 
of  age  distribution  and  fannily  size. 

b.  If  the  people  living  in/using  the  proposed  project  are  expected 
to  significantly  differ  in  age  composition  or  family  size,   how 
has  the  proposed  design  minimized  the  affect  on  the  people  re- 
siding in  the  surrounding  area?    Consider  their  attitudes. 

c.  How  has  the  effect  of  this  difference  on  the  people  living  in/ 
using  the  project  been  mininnized? 

3.      Family    Income 

a.  Describe  briefly  the  economic  characteristics  of  the  people 
expected  to  live  in/use  the  proposed  project. 

b.  If  the  families  living  in/using  the  proposed  project  arB  expected 
to  differ  significantly  in  fannily  income,  how  has  the  proposed 
design  minimized  the  effect  of  this  difference  on  the  people  re- 
siding lin  "the  surrounding  area?    Consider  their  attitudes. 

c.  How  has  the  effect  of  this  difference  on  the  people  living  in/ 
using  the  project  been  minimized? 

G.         NEIGHBORHOOD  CHARACTERISTICS  AND  ATTITUDES 

1 .  How  will  the  proposed  design  innprove  the  quality  of  living  in  the 
surrounding  (  four  block  radius  )  area? 

2.  Describe  how  the  proposed  design  takes  advantage  of  the  activities 
in  the  area  that  are  mentioned  in  Part  I,  paragraph  A  of  the  site 
selection  guidelines. 

3.  Religious,   Educational,  and  Cultural  Facilities 

a.      Describe  how  the  proposed  design  takes  advantage  of  any  churches, 
schools,  libraries,  museums,  theathers  (public  or  private),  etc. 
that  are  in  the  area. 

4.  Gathering  Places  and  Places  of  Symbolic  Significance 

a.      Describe  how  the  proposed  design  takes  advantage  of  any  "people 
magnets"  that  are  in  the  area.     Include  items  such  as  comnnunity 
centers,  movies,   bars,  coffee  houses,   restaurants,  places  where 
kids  hang-out,  and  other  objects  or  places  of  local  pride  or  mys- 
tique. 

5.  Street  Use 

a.      Describe  how  the  proposed  design  reinforces/contradicts  current 
street  use.    How  does  the  design  encourage  social  street  activities 
(games,  car  washing,  stoop  sitting,    elderly  watching,  etc.)? 
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6.  Describe  how  the  proposed  design  has  minimized  the  aspect  of  being    a 
"project".    How  has  it  intergrated  the  proposed  activity  into  the 
neighborhood? 

7.  If  there  is  any  other  subsidized  housing  in  the  area,  how  does  the 
proposed  design  recognize  the  mutual  effects,  both  good  and  bad, 

that  the  proposed  activity  and  the  subsidized  housing  have  on  each  other? 

8.  Discuss  briefly  any  attitudes,  opinions,  or  feelings  of  the  people 
now  living  ir/using  the  area  that  have  not  been  mentioned  but  have 
been  incorporated  into  the.  design. 

H.        Miscellany 

1 .  Can  you  think  of  any  other  environmental  problems  which  should 

be  anticipated  but  which  have  not  yet  been  mentioned  or  dealt  with? 

2 .  Do  you  believe  the  proposed  design 

a.  mininnizes  any  environmental  damage? 

b.  takes  maximunn  advantage  of  environmental  features? 

c.  will  cause  significant  environmental  damage?    Explain. 

3.  If  the  proposed  activity  will    require  a  variance  from,    or 
result  in  the  violation  of  any  law,    regulation,    or  standard 
intended  to  prevent  damage  to  the  environment  specify  and 
describe  steps   taken  to  minimize  such  changes, 

4.  If  the  proposed  project  requires  certification,    authorization, 
or  issuance  of  a  permit  by  any  local,   state,    or  federal  en- 
vironmental  control  agency,    specify,    and  describe  steps 
taken  to   receive   such  approvals. 
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IV.  CONCLUSIONS 


Place  a  check  in  the  appropriate  box: 


I.  (       )    It  has  been  determined  that  the  proposed  project  will  not  cause 

significant  environmental  damage.  No  further  reports  are. necessary. 


2.  (       )    It  has  been  determined  that  the  proposed  project  will  cause 

significant  environmental  damage.  A  draft  Environmental  Impact 
Report  (  EIR)  will  be  necessary. 


Signature  of  Preparing  Officer 

Title 
il  ^  Address 

^1 1  Telephone 


Signature  of  Preparing  Officer 

Title 
Address 
Telephone 
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